
COUNTRY 

SUBJECT 


2.5X1 

ApipBSS^WIRMase 2002/0 ^/24 : CIA-RDP80-00810A004100220| 005-7 25X1 A 

. .CENTRAL fNTEU:iGSNCg ASENCV REPORT NO. 

MimiWiMli 


mst Germany 

The 1953 Road Construction Program 


CD. NQ. 

DATE DtSTR. 
NO. OF PAGES 


619799 

Time l ( y;k 
2 


PLACE 

ACQUIRED 


25X1 A 


DATE OF 

INFO, 31 December 1953 


NO, OF ENCLS, 

(LISTED BELOW* 

25X1 A 

SUPPLEMENT TO 

REPORT NO. 


Fil Tina DGCUBEKT CONTAlNfi «'J"OS«ATJoa AFFECTIHOTRS BATKJNAt DEI’SKSS 
[Mof THE iJHiTuD STATES. HtTHlH THE JBEABtUfl OF TITLE 18. SZCTiONS 793 Kjg 
cid ArTT JC4, OF TKB U S. CODE. AS ABENUfO- ITS TftAflSIHSSlOW OR R*U«L • tgl 
fc'?3 A7I0W OF ITS CCHVEMVS YQ OR flEClIPT 8Y AM UHAUTHCBIZED PERSON Q? 
fed «s rSOHIBiTED BY L.\VJ THE SSFROCUCTSOR OF THIS FORM IS PRORIltlTEO. ^ 

yss tta&aHnaeMBBSSBnHHi 


THIS IS UNEVALUATED INFORMATION 

25X1 X 


SOURCE 


25X1 | | the 1953 road construe tion program had reached the 

following status on 31 Decombar 1953a- 


America! 

Conviction of Project 

Remarks 


Designation 

Stressed in Percentage 



e£_ _ 

yifroreg __ r 

r _ ,. T _ 


1 

200 

opened to traffic 


2 

77 

*L 


'j 

100 

opened to traffic 


4 

7 

scheduled to be completed in 1954 

r i 

A. 

jf 

r> 

OU 

7 


4 

7 

too 


2 

8 

88 


A* 

9 

98 


3 

xo 

85 


3 

2X 

100 

opened to traffic 


12 

.100 

opened to traffic 


13 

ICO 

opened to traffic 


Saasl grolgste. Jatertsfl in ^252 


X 

2 

*3 

i 



3 

i 

100 

o 

opened to traffic 


5 

i 

"> 


tv. 

6 

2 


6 

V* 

f 

100 

opened to traffic 


a 

200 

opened to traffic 


9 

100 

opened to traffic 


10 

100 

opened to traffic 


11 

100 

opened to traffic 


12 

xoo 

opened to traffic 


13 

100 

opened to traffic 


U 

7 


tri 

tl 

1 5 

J.00 

opened to traffic 


If 

66 


25X1 A 

•1 


CLASSIFICATION SKCRBTjj 



f STATE | *r I 

NAVY j x i WSRB j 1 Dl$‘ 



J&l. 

*!£_ Id™ LJ *_ J 








Approved For Release 2002/07/24 : CIA-RDP80-0081 0A0041 00220005-7 









Approved For Release 2002/07/24 : CIA-RDP80-00810A0041 00220005-7 



25X1A 
25X1 A 

25X1 A 

25X1 A 

25X1 A 

25X1 A 
25X1 A 

25X1 A 


25X1 

.SBGRESy 

u 2 


25X1 A 


lo 


I Cessment., 


previously. 


etion program was transmitted 


Slii s road construction project, work on which had been 

started in 1953, is scheduled to be completed in 1954, I I 25X1 A 

25X1 A 


*£Si®3SB&?, 1-kis project was not included in the 195 j road construction 

program o The road will undoubtedly be completed in 1954 0 . 


% 


R> information available. 

l Qgag,5.fer £hi3 project is Identical with project Mo 11 of the 1953 
roaS construction prolan. * - 


Os? 


This project la identical with project Ho 10 of the 1953 
road construction program e * 


This project is identical with project Ho 2 of the 1953 
roaci construction program® 


The 1953 road construction program envisaged the 
cnnfrpractioh of 320,332 square meters of road surface^, 1030 cubic maters 
of a oove ground construction work and 78 running meters of bridge eon*® 
etraetica work* By 31 Deceraber 1953 s this program was completed except for 
road construction work which was only 75*7- percent completed® - 


SECRET^ 


25X1 


Approved For Release 2002/07/24 : CIA-RDP80-00810A0041 00220005-7 






